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DESCRIPTION: CONC. BENCH 
1. ADD STAINLESS STEEL LEDGE FLUSH WITH THE S.S. SURFACE TO THE EXISTING LITTLE TOKYO Eu 
FULL MOON BENCHES AND HALF MOON BENCHES ALONG EAST SIDE OF CENTRAL AVENUE R=/4" ROUNDED OUTER 
BETWEEN 197 STREET AND 2ND STREET, EDGE TYP. 
K 2. CLEAN SURFACE OF OIL, GREASE, DUST, DIRT OR FOREIGN MATTER. ETCH EXISTING 
SURFACES WITH LIGHT DUTY CONCRETE CLEANER. COMPLETELY REMOVE ALL PAINT, DUST AND 
LATENT MATERIAL. 
3. PATCH AND FILL IN ALL SPALLED CONCRETE SURFACES WITH COLOR MATCHING CEMENT 
MORTAR. SMOOTH OUT TO MATCH EXISITNG SURFACES AND CURVATURE. 
S. CE EPOXY SETTING BED-— 
ed G NTRAL AVENUE 4. APPLY CONCRETE SOLID COLOR SEALER OR CONCRETE SOLID COLOR STAIN ACCORDING TO al 
d J MANUFACTURER'S SPECIFICATIONS. SHERWIN-WILLIAMS H&C CONCRETE SEALER SOLID COLOR 
2 1 OR H&C CONCRETE STAIN SOLID COLOR OR APPROVED EQUIVALENT. 34," Ø' 8.5. WELDED STUDS H 
3 EN ES ER ER ER RR RR ER ED ED ER DO be MD ene es RR ae SR ned RR Se ge RE 16" 0.c. 
g Ej EET ER ES EU ERE 5. APPLY ANTI-GRAFFITI COATING. WATER BASED, CLEAR, NON-SACRIFICIAL FILM FORMING, SET (sker 
i EXISTING FULL MOON BENCH, TYP [BBN NON-GLOSSY, NON-DARKENING, NONYELLOWING, NON-FLAMMABLE, NON-TOXIC, COATING WHICH 
9 7 VE ER KR WILL RESIST PENETRATION OF GRAFFITI FROM SPRAY PAINT, LIQUID SHOE POLISH, LIPSTICK AND 1/2"MIN. 
uw =T aV 
æ Pr g Y NØ MARKERS; OILS AND GREASE. PERMASHIELD (PERMANENT COATING) AS MANUFACTURED BY 
OG fe] AN ; MONOPOLE INC., OR GCP-1000 AS MANUFACTURED BY GENESIS COATINGS, INC., OR APPROVED 
å i I EQUIVALENT, CONFORMING TO REQUIREMENTS OF SCAQMD RULE 1113. 
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